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PROGR #4 APPROVAL 


Tostallation of APG-53A tex vain avoidance radar_——sSCSd on 


loan to the Navy to provide for a joint CIlA-Navy testing, allowing CLA | 
to fully test an urgently needed item without the expense of purchasing 
equipraent or paying for test program, (Navy to furnish equiprment and 
pay for testing and maintene:ice, ) 
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= 4, DESCRIPTION OF WORK C:t SERVICES REQUIRED: 


a Install APG=#534 elements i: 
b. Install APG=53A wing anl fuselage wirin 
c. Install APG-53A indicator i: 
d, Mount complete APG«53/. assemblies in 
ll tasks performed by foc}: 1ee¢ 
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Dis “aePECTED ADDITIONAL (2 3 DLA ATED WORE CR _SER VICES: 


| None, 


4, ens ay Se SSTIMAT THD GOST: 


25X1 Sama funded for -pecctarany, baf 16 Tpproved jt mid be costed 
edo! Mpe ENe Weeky Bo AOVGS49 


re ! 


— 25X1A 32D COMPTROLLER REM: Vee 
: OsT Cpoe 
O32 PF — 003S- 2/23 | 
ar, 
5, DELIVERY SCHEDULE OR PERIOD OF PERFORMANCE: ve 


Job to pe completed by 10 January 1959, (R Lequites Lockheed be given 
go ahead by 15 November 1929, ) | 


NAVY review(s) completed. 
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6. REMARKS: 
uee attached technical roei:ncranida, 
SONCUR: 25X1A 
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RICHARD M, BISSELT, Jou 
eputy Director 
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